?/*; 

i 

2 

3 

4 

5 

6 

7 

8 

9 

10 

11 

12 

13 

14 

15 

16 

17 

18 

19 

20 

21 

22 

23 

24 

25 

26 

27 

28 

29 

30 

31 

32 

33 

34 

35 


BILL NO. G-78-05 -/ 



GENERAL ORDINANCE NO, G-\ 

AN ORDINANCE approving the Board of Public 
Works proposed Capital Program Expenditures 
for 1979 and Amendment to the 1978 Capital 
Improvement Expenditures, 


WHEREAS, heretofore on April 11, 1978, General Ordinance 
No. G-07-73 was adopted requiring the Board of Public Works of the City 
of Fort Wayne to at least annually on or before the 30th day of June of 
each year provide the Common Council with itemized estimates of capital 
program expenditures for the succeeding fiscal years; 

WHEREAS, said Board of Public.Works does hereby submit to said 
Common Council said itemized estimates, all as set forth in Exhibits "A" 
and "C" attached hereto and hereby made a part hereof; and 

WHEREAS, said Board of Public Works desires to amend said 
itemized estimates heretofore approved by the Common Council as General 
Ordinance No, G-21-76 by adding thereto those itemized estimates set forth 
in Exhibit "B“ attached hereto and hereby made a part hereof. 

NOW, THEREFORE, BE IT ORDAINED BY THE COMMON COUNCIL OF THE CITY 
OF FORT WAYNE, INDIANA: 

SECTION 1. All estimates of capital programs presented by the 
Board of Public Works of the City of Fort Wayne to the Common Council of 
the City of Fort Wayne as shown on Exhibits "A" and "C" attached hereto 
and made a part hereof is now approved in whole by the Common Council of 
the City of Fort Wayne, 

SECTION 2. All estimates of capital programs to be added to 
those heretofore approved by General Ordinance No. G-21-76 presented by 
the Board of Public Works of the City of Fort Wayne to the Common Council 
of the City of Fort Wayne as shown on Exhibit "B" attached hereto and 
made a part hereof is now approved in whole by the Common Council of the 
City of Fort Wayne. 

SECTION 3. That this Ordinance shall be in full force and effect 
from and after its passage and approval by the Mayor. 


APPROVED AS TO FORM 










Committee on 


Read the .first time in full and on motibn by - yrf , seconded by 

p ~~y and duly adopted, read the second time by title and referred to the 

(and the City Plan Commission for 


recommendation) and'^ublic''Hearing to be held after due legal notice, at the CounciITThamb er s, 
City-County~Building, Fort Wayne, Indiana, on ~~ ' ~ ,"th~e ~ d ay 

of 


, 19—, at 


o'clock 


DATE 


rd time 
0 . 


M. 


XI 1 OX-ilL-lAXY 


CITY CLERK 

Read the third tyne in full and on motion by_ 

seconded by_ LS , , and duly adopted, placed on its passage. 

PASSED 


TOTAL VOTES 


by the following vote: 
AYES NAYS 

i 


ABSTAINED 


ABSENT TO-WIT: 

z. 


6 ^ 



CITY CLERK 


day of 


PRESIDING OFFICER 

Presentedjby me to the Mayor of the City of Fort Wayne, Indiana, on the ^ *7^ 

tfM. o'clock 




, 19 //at the hour of 




Approved and signed by me this 
at the hour of ff''- o 'clock 


c2a 



MAYOR 







































































































Bill No. G-78-05-31 _ ' 

REPORT OF THE COMMITTEE ON PUBLIC WORKS _ 

We, your Committee on Public Works _ to w h om was referred an Ordinance 

approving the Board of Public Works proposed Capital Program Expentitures 
for 1979 and Amendment to the 1978 Capital Improvement Expenditures 


have had said Ordinance under consideration and beg leave to report back to the Common 



CONCURRED IN 

..CHARLES W-. WESTERMAN, CITY CLERK 
































Legend: EIS - Environmental Impact Statement 

1979 

CAPITAL IMPROVEMENT PROGRAM 

"EXHIBIT A" 


I 

J P.E. - Preliminary Engineering 

Const. - Construction 


SOURCE OF FUNDS 




J 


PROJECT DESCRIPTION 


FEDERAL . STATE REVENUE 

■ Has - MVH 
CITY 

ASSESSMENT 

COUNTY OTHER . 

TOTAL \ 

1, 

. jaaj’xelt^asL^.txfi£±L__,^- _ 



0 

0 

0 

165.000 


; 220,000. J 

2. 

Barrett Law Alleys 



12,500 . \ 

37,500 


50,000 j 

3 . 

Barrett Law Walks 



. 55,000 

165,000 ^ 


220,000 | 

4 . 

Misc. & Emergency 


' 75,000 

75,ooo 



150.000 .1 

5 . 

Resurfacing Program 


900,000 




900,000 _| 

6. 

-...B.lnff±ori„Hd^.. ... . Brooklyn to St. Marvs 


63.000 ' 

27,000 



' 90,000 ! 

7 . 

Railroad, Crossing - Const. Nuttman, Brooklyn 8s Van Buren 







• TS 8s W 


463,500 

.51,500 

f . 

... ... 

515,000 j 

a. 

.. Ardmore - P.E. 


141,750 ■ 

CT\ 

O 

-<1 

O 




9 * 

. ..St, .Joe-Road R/W _ 



200,000 



202 500 - 

200,000 i 

id. 

Wells - EIS 


• 28.000 

■ ‘ “12,000 



4 - 0 } QOO j 

n. 

Hobsdn-Hessen Cassel - EIS 


49.000 

21,000 



.. 70.000 ! 

100.000 \ 

12. 

Lake Avenue Corridor - EIS 


70j0Q0 

20,000 



13 *. 

Bluffton Rd. Brooklyn to Engle - Const. 


70,000' 

■ 30,000 



100,000 | 

14 . 

Rudisiil Blvd. - EIS 


. 14,000 

• 6.000 



20,000 ! 

15 . 

Calhoun - Pettit - P.E. ■' ■ 


^28,000 

12,000 



40,000 ! 

16. 

Fairfield-Ewing Bridge - Const. 



564,405 • 


1 . 334.210 

1 , 898,715 ! 

17 ,, 

... Crescent. Ave. Anthony to By-pass - EIS 8s 

P.E. 

■ 70,000 ■ 

• 30,000 



100,000 1 

18. 

^d^t^Hanna-Paiilding Intersection - EIS 80 P.E. 


28,000 ■ 

12,000 



40,000 

19 ’. 

Railroad Crossing Phase II - P.E. 


^9 4 . 5.00 

~ 5.500 



_ 15 , 000 / j 

26.' 

C.B.D. Signalization - P.E. 8s Const. 


274,100 

\ _- 117 -, 5 -QD- 



_391—600* ■ *) 


,. ..p. 








5 , 402,815 



































































'EXHIBIT A" 


Estimated Available Revenue 

1 . Federal Urban 

2. A.R.& S, 

3 . Federal Safety 
Revenue Sharing 

5 . Property Owners 

6 . County 

7 . Federal RR Funds 


1979 CAPITAL IMPROVEMENT PROGRAM 

SOURCE OF FUNDS 


1979 

1,200,000 

1,400,000 

800,000 

367,500 

1,334,310 

80,000 

5,181,810 

221,005 

$5,402,815 


Short 


Need more Federal money 








AMENDED "EXHIBIT B" 

, 1978 ' CAP ITAL IMPROVEMENT PROGRAM . 

SOURCE OF FUNDS 



PROJECT DESCRIPTION FEDERAL STATE 

R&S - MVH 

REVENUE CITY 

ASSESSMENT COUNTY 

OTHER 

TOTAL ! 

1 

•Ardmore-Engle Intersection 

30,000 

26,000 


56,000 ■ 

2 

D.S.R. Flood . ’FDAA 






A. Streets 60,000 




6q,ooo 


B. Dikes 110,000 




110,000 

3 

_Snqw^Damage 






.A.' Curbs 

25s000 



• 25,000 


..Landscape_ ... , 

___.IQ.,000,.. 



. 10.000 

4 

..„Main„St 1 . _ Columbia to Maiden Lane 



-Redevelopment--- - —-—*- 

400,000 4 oo,coo 


C.D.& P. 



C.D.& P, 



a. West Central Phase III 



300,000 

300,000 


b. East Central Phase III & LaRez 






c. Northwest Central 






d. Nebraska 






_e....iIs,nnarCr.eiRhton....... . 





6. 

Miscellaneous Pavement Repairs 

• 50,000 



50.000 

7 . 

, Hobson Rd. Coliseum to S.R. #37 - Const, was shown on 1978 C.I.P. 






Now scheduled for 1979 





8. 

Hanna-U.S. #27 Intersection - Const, was shown on 1978 ‘C;I.P.• 






.. Now scheduled for 1979 




: 

9 . 

PAULDING RD., HESSEN CASSEL.TO WAYNE.TRACE,. SHOWN UN- 1977 . G.I.P._;.-_ 





‘ 

NOW SCHEDULED FOR 1979 

800,000 



... 300,000 






























































SEWER RELIEF FUNDS 


TOTAL CIVIL CITY BUDGET 


MAINTENANCE AND REPAIR TO STORM 

SEWERS, CATCH BASINS AND INLETS 

BY WATER POLLUTION CONTROL 

MAINTENANCE DEPARTMENT FOR 1978 

$ 190 , 000.00 

EMERGENCY REPAIRS TO STORM SEWERS 

BY CONTRACTORS 

60 , 000.00 

PUBLIC LIGHTING FUNDS 

$ 250 , 000.00 


RESIDENTIAL LIGHTING, NEW LIGHTING 
AND REHABILITATION 


$ 250 , 000.00 


'EXHIBIT C' 









Cliy Clerk Memorandum 

CHARLES W. W25TERMAN, Clark 


To 

Mayor Robert E. Armstrong n a te 

6-7-78 

From 

Charles W. Westerman - City Clerk 


Subject 

Appearance before Common Council 6-13-78 



BILL NO. 6-78-05-31 


AN ORDINANCE approving the Board of 
Public Works proposed Capital Program 
Expenditures for 1979 and Amendment to 
the 1978 Capital Improvement Expenditures 


Pursuant to the request of the Standing Committee Chairman of 
Public Works of the Common Council, the presence of Henry 
P. Wehrenberg - Chairman of the Board of Public Works, is 
respectfully requested on June 13, 1978, 7:00 P.M., Room 128, 
Common Council Conference Room. 

Common Council desires a more detailed report on the itemized 
estimates as shown on Exhibits "A", "3" & "C", attached to 
the above ordinance. 

Your cooperation will be greatly appreciated. 
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V 077 

TITLE OF ORDINANCE GENERAL ORDINANCE - BOARD OF PUBLIC WORKS CAPITAL IMPROVEMENT EXPENDITURES 


DEPARTMENT REQUESTING ORDINANCE _ BOARD OF PUBLIC WORKS 


SYNOPSIS OF ORDINANCE SUBMISSION BY THE BOARD OF PUBLIC WORKS OF PROPOSED CAPITAL IMPROVEMENT 

& "C" 

EXPENDITURES FOR 1979, AS SHOWN ON ATTACHED EXHIBITS"A"/ ALL AS SET FORTH IN G-07-73, AND 

SUBMISSION BY THE BOARD OF PUBLIC WORKS OF AMENDMENT TO 1978 CAPITAL IMPROVEMENT EXPENDITURES 

BY ADDING THOSE LISTED ON ATTACHED EXHIBIT "B" TO THOSE APPROVED BY GENERAL ORDINANCE 21-76. 


(EXHIBIT "A" AND "B" ATTACHED) 


(EXHIBIT "C" ATTACHED) 


J?- 




EFFECT OF PASSAGE ALLOW FOR PRELIMINARY PLANNING FOR 1979 AND COMPLETION OF WORK FOR 1978. 


EFFECT OF NON-PASSAGE INABILITY TO ESTABLISH 1979 PROGRAM AND FINISH 1978 PROGRAM. 


MONEY INVOLVED (DIRECT COSTS, EXPENDITURES, SAVINGS) SET FORTH ON EXHIBIT "A" AND ON EXHIBIT "B" 
AND EXHIBIT "C" 


ASSIGNED TO COMMITTEE 
































